JUL  25  1986 


THE   PROVINCE   OF  ALBERTA 
HYDRO  AND   ELECTRIC   ENERGY  ACT 
ENERGY   RESOURCES    CONSERVATION  BOARD 


IN   THE   MATTER   of   a    permit  and 
licence    to  The   City   of  Edmonton 
authorizing    the  construction 
and   operation   of   a  transmission 
line    in   the   Genesee  area 


STIPULATION   NO.    2    PURSUANT   TO  PERMIT 
AND   LICENCE   NO.    EP  82-74 


WHEREAS   clause   8   of   Permit   and  Licence   No.    EP  82-74 
provides   that   the   Board,    on   its   own  motion  or   upon  the 
application  of   an   interested   party,   may   stipulate   such  later 
date   by   which  construction   is    to   be   completed   as    it  may 
consider   suitable   under   the   circumstances;  and 


WHEREAS    the   Operator,    The   City  of   Edmonton,  has 
applied    to    the   Board   by   application  No.    850733   dated   11  July 
1985   for   an  extension  of    the   period   in  which   the  transmission 
line   is   to   be   completed   and  energized. 


THEREFORE,  the  Energy  Resources  Conservation  Board, 
pursuant  to  the  provisions  of  the  Hydro  and  Electric  Energy 
Act,  being  chapter  H-13  of  the  Revised  Statutes  of  Alberta, 
1980,  and  to  the  terras  and  conditions  of  Permit  and  Licence 
No.  EP  82-74,  hereby  stipulates  30  June  1987  as  the  date  by 
which  construction   shall   be  completed. 


MADE   at   the   City  of   Calgary,    in   the  Province  of 
Alberta,    this   18th   day  of  July,  1985. 


ENERGY   RESOURCES    CONSERVATION  BOARD 


C.  J.  Goodman 
Board  Member 


